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The Bau Union Spree VEB is building a barracks installation south of the 
Sfcrausberg railroad station,, The installation is earmarked for use by a 
guard regiment of the State Security Service (Sf S) * Construction work 
was controlled by a construction staff of the SfSo This staff issued 
passes to all workers employed at the construction sights these passes 
are stamped "Baustab WR 110/53" . I ~| the SfS construction 

staff inc luded one Erwin Amtor g construction supervisor, and Stall PaukwitZp 
foreman o [ ~ * ' 


2« The construction staff of the Bau Union Spree is located in temporary buil- 
dings in the southeastern corner of the construction sight* The following 
numbers of construction workers were employed on the day a -mentioned % 


Date in 1953 


Number of Workers 


1 June 


517 


1 September 


about 400 


1 October 


about 400 plus 50 workers engaged 
in road construction work* 


1 November 


at out 450 plus 150 workers en- 
gaged in road construction work# 


1 December (planned) 


about 600 plus 200 workers en- 
gaged in road construction work* 


Another 400 workers who did not belong to tbs Bau Union Spree were eng^pd in 
8uftM- surface construction work and in fitting out the buildings* 
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Barracks Installation for the Guard ReRipen t_of_thg. 

State Securj-ty Service . ngar - .SJaw 2 sbgEg fc 

Legend s 

I through 10 * U I through U X? Permanent 2 -story quartering of 

' type tt U 1V\ 98*90 x 16 meters large* 

II Headquarters building (3-story buildings) 

12 Utility and administrative building {2-story building) 

13 through 15 Artisan shops 

16 Guard house 

17 Culture house 

18 Quarantine station 

19 Gymnasium 

20 Athletic field 

21 Motor vehicle repair shop and ordnance dump 

22 through 29 Motor vehicle garages 
30 Dog kennel o 
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3 a The barracks installation south of Stramsberg is estimated to cost 

5*700*000 eastmarks,, Originally it was scheduled to be completed still 
in 1953 o On 1 Novsb fcer* the status of construction at the installation 
was as follows;? 

a* Buildings I through VIII* completed and provided with furniture,, 

b a Buildings IX and X, construction has not yet been started,, 

Co Headquarters building* completed, the building is being provided 
with furniture o 

do Utility and administrative building, completed 0 
& 0 Three artisan shops, completed * 

fo Guard house* completed, finishing work was still going onr, 

go Culture house, construction work has not yet been started* 

ho Quarantine station, the framework of the building was completed * 

io Gymnasium* construction work has not yet been started 0 

j 9 Athfetic field, construction work hat not yet been started* 

ko Motor vehicle repair shop and ordnance dump, the framework of the 
building was completed 0 

lo Eight motor vehicle garages, construction work has been started <, 

me Dog kennel, the framework of the structure has been completed. 

no Approach roads to the buildings, thfe roads were under construction^ 

Oo Fence around the installation, work on the construction of the 
fence had been started o 


| | the installation will have a 

capacity of 3,000 men and will be designed for the quartering of 12 com - 
panies* Each of the quartering buildings will contain eight dormitories 
for 50 men each 0 The construction sight was off limits and guarded by about 
20 VPs who wore blue uniforms. At darkless, the guards have orders to fire 
at any person who dees not stop when challenged e 


5 a On 15 September, main construction supervisor Eahlke (fnu), of Bau Unnon 
Spree announced that the barracks installation south of Strausberg was to 
be ready for occupation by the KVF on 33. January 1954® ^ 
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